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Message Text 

UNCLASSIFIED 

PAGE 01 GUAYAQ 00986 241458Z 
ACTION ARA-14 

INFO OCT-01 ISO-OO EB-07 /022 W 

075811 241530Z/40 

R 241405Z JUN 77 
FM AMCONSUL GUAYAQUIL 
TO USDCO WASHDC 
INFO SECSTATE WASHDC 5431 
AMEMBASSY BOGOTA 
AMEMBASSY QUITO 

UNCLAS GUAYAQUIL 0986 

EO 11652: N/A 
TAGS: BEXP.EC 

SUB J : FOREIGN GOVERNMENT TENDER - CONSTRUCTION OF POTABLE WATER SUPPLY 

LINES : LA TOMA-DAULE -UPDATE #024 

REF: A-951 OF 2/28/77 

1 . 76 GUAYAQUIL 0200- LICITACION NO. 03-76. 

2. 33 1/02/T-00 11 UPDATE 

WSM 062377 

4. ACCORDING TO LOCAL PRESS OF APRIL 27. ABOVE TENDER BY 
EMAP-EMPRESA MUNICIPAL DE AGUA POTABLE DE GUAYAQUIL, GUA- 
YAQUIL INVOLVING THE SUPPLY OF MATERIALS AND CONSTRUCTION OF 
NEW LA TOMA-DAULE AND DAULE NETWORK POTABLE WATER SUPPLY LINES, 

WAS AWARDED ON APRIL 26 TO LOCAL CONSTRUCTION COMPANY OF COLISA- 
CONSTRUCTORA DEL LITORAL S.A., GUAYAQUIL. AMOUNT INVOLVED IS 
SUCRES 42,297,464 (DOLS 1.7 MILLION). 

5. ACCORDING TO ENG. BOLIVAR NEIRA, EMAP'S OFFICER IN CHARGE 
OF SUPERVISING PROJECT, TENDER WINNER WILL UTILIZE IN 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 GUAYAQ 00986 241458Z 

THE CARRYING OUT OF THE JOB ASBESTOS CEMENT PIPE TO BE IMPORTED 
FROM ETERNIT COLOMBIANA S.A.; FITTINGS TO BE IMPORTED FROM 
APOLO, COLOMBIA; VALVES TO BE 
IMPORTED FROM ROSS VALVE CO., 

INC. 4-6 OAKWOOD AVE., TROY, NY 12181; AND METERS TO BE IM- 
PORTED FROM SPANGLER VALVE CO„ 505 S. VERMONT ST., GLENDORA, 

CAL. 91740. 
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6. FRANK A HOFMANN. 
BISHTON 


UNCLASSIFIED 


NNN 
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